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ACTION FBO-06 

INFO OCT-01 ARA-10 ISO-OO A-01 SY-04 OC-05 CCO-OO /027 W 

080417 

P 121920Z NOV 74 

FM AMEMBASSY BRASILIA 

TO SECSTATE WASHDC PRIORITY 6384 

UNCLAS BRASILIA 8542 

FOR FBO MCCOLLOUGH FROM SCARRITT 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: REQUEST FOR APPROVAL OF CHANGE ORDER TO CONTRACT NO. 
3106-321299 

1. IN COUNTRY TRANSFERS OF PERSONNEL TO BRASILIA HAVE CREATED 
NEED FOR ADDITIONAL OFFICE SPACE ON THE FRONT OF THE SECOND 
FLOOR OF THE NEW CHANCERY BUILDING. THIS NEED CAN BE MET 

BY DEMOLISHING AN EXISTING VAULT IN SPACE NO. 2012 SHOWN 
ON SHEET AL-5 OF HDR PLANS. 

2. THE VAULT WOULD BE REINSTALLED IN THE LOWER PORTION OF SPACE 
2026(E), ALSO DESIGNATED AS "COMM-9". WE WOULD RECOMMEND 
REINSTALLING THE VAULT DOOR ON THE INSIDE WALL CORRIDOR OF 2009 
TO THE LEFT OF THE COLUMN. IN ADDITION, A NEW MASONRY WALT. 

PARALEL TO THE CORRIDOR WOULD BE CONSTRUCTED TO INTERSECT 

AT THE MIDDLE OF THE LEFT-HAND WALL OF ROOM 2014. THIS NEW 
WALL, AND THAT PORTION OF THE LEFT-HAND WALT. OF "COMM-9" WHICH 
WOULD COMPRISE THE RELOCATED VAULT, WOULD BE PROTECTED BY 5/8" 
ROD WITH WELDED 5" INTERSECTIONS AS REQUIRED BY SPECS. THE 
INTERIOR WALLS WOULD BE FINISHED IN SMOOTH CEMENT. 

3. AS REGARDS STRUCTURAL CONSIDERATIONS, THIS PORTION OF THE 
BUILDING HAS A HEAVY FLOOR ALAB AND STRONG ADJACENT STRUCTURAL 
MEMBERS WHICH WOULD AMPLY HANDLE THE WEIGHT FACTOR. THE PRESENT 
VAULT DOES NOT APPEAR TO PERFORM A STRUCTURAL FUNCTION. THERE 
ARE NO ESTHETIC CONSIDERATIONS INVOLVED. 
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4. THE SUPERVISOR OF CONSTRUCTION IN THIS PROPOSAL AS 
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WILL BE REPORTED BY JOHN GRZYBEK WHO RETURNS TO FBO TOMORROW. 
THE CONTRACTOR HAS GIVEN COST ESTIMATES FOR THIS CHANGE ORDER 
TOTALLING $6650. BOTH THE SUPERVISOR AND CONTRACTOR AGREE THAT, 

IF AUTHORIZED NOW, THE CHANGE ORDER WILL NOT ADVERSELY AFFECT 
THE CONTRACT SCHEDULE AND NO TIME EXTENSIONS WOULD BE REQUESTED. 

5. ACTION REQUESTED: FBO PROMPT APPROVAL BY TELEGRAM OF THIS 
ESSENTIAL CHANGE IS URGENTLY REQUESTED. 

CRIMMINS 
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